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In  the  development  of  a  transportation  plan  for  the 
Springfield  area  it  was  necessary  to  develop  a  program  of 
recommended  developments  which  would  not  cost  more  than 
the  resources  available  for  construction.  It  was,  therefore, 
decided  to  rank  by  priority  each  of  the  individual  projects 
involved  in  the  recommended  transportation  plan.  After  each 
of  these  projects  had  been  ranked  by  priority,  it  was  then 
possible  to  determine  which  would  or  should  be  the  first 
projects  to  be  built.  Preliminary  cost  estimates  were  made, 
then  based  on  these  estimates  and  based  on  the  funds  available 
to  the  Division  of  Highways,  to  the  municipalities  within  the 
study  area,  to  Sangamon  County  and  to  the  townships  in  the 
study  area,  it  was  possible  to  program  the  projects  as  to  or 
in  accordance  with  priority  for  construction  in  the  next  five 
years  (1969-1973) .  As  part  of  this  five-year  program,  it  was 
necessary  to  determine  detailed  cost  information  on  each  of 
the  projects.  This  included  right-of-way  costs,  construction 
costs,  engineering  and  contingencies.  The  projects  in  this 
first  five-year  program  which  are  to  be  built  with  Federal 
aid  interstate  money  are  not  included.  The  projects  which  were 
included  in  this  estimating  are  listed  in  Table  I,  page  2  along 
with  a  short  description  of  each  project. 


7421767 


1 


TABLE  I 


Description 


Project 

Number 

of 

Project 

Construction 

Costs 

Engineering  & 
Contingencies 

R-O-W 

Costs 

Pavement 

Width 

1 

Peoria  Road 
from  Sangamon 
Avenue  to 

Ill.  Route  4 

$510  , 000 

$  51,000 

$  76,700 

2  @  26' 

4 '  Median 

4 

Clearlake  Ave . 
from  McCreery 

Ave.  to  31st  St. 

800,000 

80,000 

129,500 

2  @26' 

4 1  Median 

13-A 

* 

Wabash  from 

Thayer  Ave.  to 
Robin  Hood  Lane 

712,000 

71,000 

99 , 819 

2  @  26' 

4 '  Median 

17 

@ 

Chatham  Road 
from  West 

ByPass  to 

Wabash  Ave. 

1,700,000 

170,000 

510,000 

44'  to  50' 

28 

@ 

11th  Street 
from  Adams  St. 
to  South  Grand 

300,000 

30 ,000 

None 

44'  to  50' 

29 

@ 

11th  Street 
from  South 

Grand  to  Ash  St. 

189,000 

18,900 

500 

44'  to  50' 

29 

@ 

11th  Street 
from  Ash  St.  to 
Bryn  Mawr  Blvd. 

205,000 

20 , 500 

None 

44'  to  50' 

47 

Ash  Street 
from  6th  St. 
to  15th  St. 

154,000 

15,400 

None 

44'  to  50' 

48 

Ash  Street 
from  18th  St. 
to  31st  St. 

432,000 

43,200 

27,000 

44'  to  50' 

0  3 

Madison  Street 
from  11th  to 
McCreery  Ave. 

1,300,000 

130,000 

237,000 

2  @  26' 

4 '  Median 

0  5 

South  Belt 
from  Ill.  Route 

4  to  U.S.  36-54 

1,700,000 

170,000 

323,000 

2  @  24' 

70  * 

Median 

07 

★ 

Woodside  Rd. 
from  Ill.  4  to 
South  2nd  St. 

300 ,000 

30,000 

31,000 

22  ' 

★ 

@ 

project  complete 
final  engineering 

in  progress 
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An  estimate  of  cost  for  each  project  in  the  five-year  plan 
is  also  given  in  Table  I.  In  cases  where  the  projects  have  been 
completed,  the  costs  of  right-of-way  and  construction  were 
obtained  from  the  construction  contracts.  In  esses  where 
construction  has  not  been  started,  the  costs  were  obtained 
from  estimates  made  by  the  agencies  which  are  responsible 
for  the  construction  plans  for  each  of  the  particular  projects. 

In  two  instances  the  costs  for  the  projects  were  deter¬ 
mined  through  property  appraisals  and  construction  estimates. 

A  typical  section  for  each  of  the  projects  is  given  in 
Figures  1  and  2,  pages  4  and  5. 

In  addition  to  the  cost  estimates  for  these  projects, 
the  centerlines,  pavement  widths,  and  right-of-way  lines  were 
established  for  each  project.  This  information  for  each 
project  is  shown  in  figures  3  to  14,  page  7  and  following. 

Table  II,  page  6,  lists  the  sources  for  additional  information 
about  those  projects  for  which  plans  or  construction  have 
been  started. 
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PAGE  4 


TYPICAL  SECTIONS 


PROJECTS 
I  ,l7,l3-A,C-3,4 


BITUMINOUS 


PROJECT 

C-7 


FIGURE  2 


PAGE  5 


TABLE  II 


Project  Number 

Source  of  Project 
Information  Such  as 

Plans  and  Specifications 

1 

District  6 

Division  of  Highways 

State  of  Illinois 

4 

District  6 

Division  of  Highways 

State  of  Illinois 

13-A 

District  6 

Division  of  Highways 

State  of  Illinois 

17 

County  Superintendent  of  Highways 
Sangamon  County  Highway  Department 
Sangamon  County,  Illinois 
(Crawford,  Murphy  &  Tilly,  Inc., Cons.) 

28 

City  Engineer 

City  of  Springfield,  Illinois 
(Collins  &  Rice,  Inc.,  Cons.) 

29  11th  Street  from 

So.  Grand  Avenue  to  Ash  St. 

City  Engineer 

City  of  Springfield,  Illinois 
(Ralph  C.  Hahn  &  Assoc.,  Cons.) 

29  11th  Street  from  Ash  St. 

to  Bryn  Mawr  Blvd . 

City  Engineer 

City  of  Springfield,  Illinois 
(Trapani  Engineering  Co.,  Cons.) 

47 

City  Engineer 

City  of  Springfield,  Illinois 

48  Page  (16)  of  this  Memorandum 
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C-5 

District  6 

Division  of  Highways 

State  of  Illinois 

C-7 

County  Superintendent  of  Highways 
Sangamon  County  Highway  Department 
Sangamon  County,  Illinois 
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